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BILL NO. S-78-02- 


SPECIAL ORDINANCE NO. S- ~^T\^ 


AN ORDINANCE approving a contract 
with L. W. DAILEY, INC., to con¬ 
struct sidewalk on Spy Run Avenue, 
under Resolution No. 5793-77. 


BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF FORT WAYNE, 

INDIANA: 

SECTION 1. That the contract dated February 8, 1978, between the 
City of Fort Wayne, by and through its Mayor and the Board of Public Works 
and L. W. Dailey, Inc., for: 

Resolution No. 5793-77: To construct sidewalk on Spy Run 
Avenue - west side adjacent Historic Old Fort, from the 
north sidewalk line of St. Marys River Bridge to a point 
600 feet + northeast thereof, 

for a total cost of $19,835,60, all as more particularly set forth in 
said contract which is on file in the Office of the Board of Public Works 
and is by reference incorporated herein, made a part hereof and is hereby 
in all things ratified, confirmed and approved. 

SECTION 2. This Ordinance shall be in full force and effect 
from and after its passage and approval by the Mayor, 



- 



APPROVED as to form 












. ' Read the first time in full and on motion by _, seconded by 


Committee on 


■ , / i4^7U^ _and duly adopted, read the second time by title and referred to the 

(and tlie~Uifr^ an Commi ssion for 


recommendatio n! a nd Public H e aring - ^a - bo hold aftor dup Ipfra l nntw. ar rhp Council Chambers, 

Cityr County Building- , w a ^rnc, Indiana, uri -•— r-the_ 

of - 


day 


, 19—, at 


o'clock 


M. .E.S.T. ' 


DATE: 


-GSL 




CITY CLERK 






Read the third time in full and on motion by A AJLi, (LAs- 
seconded by_ ( n\PvfK _. and duly adopted, placed on its passage. 


PASSED -( L # ST^ by the following vote: 


T— 

ie folio win 


TOTAL VOTES 
BURNS 

HINGA 

HUNTER 

MOSES 


NAYS 

V 


ABSENT TO-WIT: 

l . 


A 


A 


a: 


K 


NUCKOLS 
SCHMIDT, D. 

SCHMIDT, V. 

STIER 

TALARICO 

DATE: 


.A. 




5/-at hsi 


_ 




CITY CLERK 

Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, as 

( ANN E XATION ) (SPECIAL) (A PPROPRIATION ) ORDINANCE 


(RESOBfflHON) No. A ^ on the day of AfUA/cA 

ATTEST: (SEAL) 




CITY CLERK 


M 




presiding/officer 


Presented by me to the Mayor of the City of Fort Wayne, Indiana, on the 




day of _, 19^ at the hour of o 'clock ^ M ..E.S.T. 


Approved and signed by me this 
at the hour of_ <3 o 'clock 


CITY CLERK 

_$S££teay of 


Rl*^U 19 JL, 



MAYOR 






































































































S-78-02-29 


We, your Committee on 


REPORT OF THE COMMITTEE ON PUBLIC WORKS _ 

Public Works_ to w h om was referred an Ordinance 


approving a contrac with L. W. DAILEY, INC, to construct sidewalk 

on Spy Run Avenue, under Resolution No. 5793-77 


have had said Ordinance under consideration and beg leave to report back to the Common 
Council that said Ordinance 

JOHN NUCKOLS - CHAIRMAN 


PAUL M. BURNS - VICE CHAIRMAN 


WINFIELD C. MOSES, JR. 



DONALD J. SCHMIDT 


































CITY PAID 

SUBJECT TO COUNCILMANIC APPROVA; 
PRELIMINARY MEETING 
RATIFICATION_ 


CONTRACT 


©I flB Aljn?£UtTnt, made and entered into this———day of 


by and betwe«n_I 


-L. W. DAILEY, INC.- 


hereinafter called "Contractor' and the City of Fort Wayne, Indiana, a municipal corporation, herein¬ 
after called “City," under and by virtue of an act of the General Assembly of the State of Indiana, 
entitled “An Act Concerning Municipal Corporations,” approved March 6, 1905, and all amendatory 
and supplementary acts thereto, WITNESSETH: That the Contractor covenants and agrees to im¬ 


prove- 


Resolution No. 5793-77: 


To construct sidewalk, on Spy Run Avenue - west 


side adjacent Historic Old Fort, from the north sidewalk line of St. Marys 

River Bridge to a point 600 feet + northeast thereof. 


by grading and paving the roadway to a width 


XXXXXXXXXXXXXmXSC5QQQCKXXXXXmiQCmXXXXXXXXXXXXXX!QOQQOIXXXXXXX30(XXXXXXXXXXXXX 

upon a foundation and with curbing as fully set out in the specifications hereinafter referred to, in a 
good and workmanlike manner and to the entire satisfaction of said City, in accordance with Improve¬ 


ment Resolution Kn 5793-77 


At the following prices: 



Walk Removal 

Four dollars and sixty cents per 
square yard 

4.60 

Curb Removal 

One dollar and thirty cents per 
lineal foot 

1.30 

Curb Face Walk 6” 

One dollar and seventy-five cents 
per square foot 

1.75 

B-Borrow 

Seven dollars and twenty-five cents 
per ton 

7.25 

Drive Approach (Concrete 9") 
include Removal 

Twenty-two dollars and fifty cents 
per square yard 

22.50 

H.A.C. #11 Binder (for 
wedging and leveling) 

Twenty-three dollars and no cents 
per ton 

23.00 

H.A.C. A-2 Top Surface 

Twenty-seven dollars and no cents 
per ton 

27.00 

Adjust Casting to Grade 

One hundred and fifty dollars and 
no cents for each 

150.00 

Catch Basin Type 1-C 
(with bell) 

Eight hundred and seventy-five dollars 
and no cents for each 

875.00 

Pipe, Concrete, 12" Class IV 

Fifteen dollars and twenty cents per 
lineal foot 

15.20 

#53 Stone for Drives 

Seven dollars and fifty cents per ton 

7.50 

Blue Grass Sod 

One dollar and eighty cents per square yard 

1.80 

2" Ridgid Steel Conduit 
(in place) 

Four dollars and no cents per lineal 
foot 

4.00 

TOTAL 

Nineteen thousard eight hundred thirty- 
five dollars and sixty cents 

19,835.60 


The Contractor will furnish immediately a certificate from the Industrial Board of 
the State of Indiana, that he has complied with Sections 5, 68, 69 of the Workmen's 
Compensation Act, approved March l4, 1929 , in accordance with Section l4 of the 
Compensation Act (Acts 1929, page 54-5, being Section 9459 of Burns Annotated 
Statutes, Volume IV). (Section 40-1214 Burns Annotated 1952 Revision - Volume VIII). 

A copy of General Ordinance No. G-60-66, concerning discriminating in employment 
under municipal contracts, is attached and incorporated herein by reference. 


























hereinafter called "Contractor" and the City of Fort Wayne, Indiana, a municipal corporation. Herein¬ 
after called “City," under and by virtue of an act of the General Assembly of the State of Indiana, 
entitled “An Act Concerning Municipal Corporations,” approved March 6, 1905, and all amendatory 
and supplementary acts thereto, WITNESSETH: That the Contractor covenants and agrees to im- 

Resolution Wo. 5793-77: To construct sidewalk on Spy Ru n Avenue - west 

prove-—-——---?- 1 - 1 r 

side adjacent Historic Old Fort, from the north sidewalk line of St. Marys _^ 

River Bridge to a point 600 feet + northeast thereof. 


by grading and paving the roadway to a width 

xxxxxxxxxxxxxxxxmxmxKxmxxxxxxxxxxxxxxxxxxxxicmxxxxxxxxxxxxxxxxxxxxxxxm : 

upon a foundation and with curbing as fully set out in the specifications hereinafter referred to, in a 
good and workmanlike manner and to the entire satisfaction of said City, in accordance with Improve- 



At the following prices: 


Walk Removal 

Four dollars and sixty cents per 
square yard 

4.60 

Curb Removal 

One dollar and thirty cents per 
lineal foot 

1.30 

Curb Face Walk 6" 

One dollar and seventy-five cents 
per square foot 

1.75 

B-Borrow 

Seven dollars and twenty-five cents 
per ton 

7-25 

Drive Approach (Concrete 9") 
include Removal 

Twenty-two dollars and fifty cents 
per square yard 

22.50 

H.A.C. #11 Binder (for 
wedging and leveling) 

Twenty-three dollars and no cents 
per ton 

23-00 

H.A.C. A-2 Top Surface 

Twenty-seven dollars and no cents 
per ton 

27.00 

Adjust Casting to Grade 

One hundred and fifty dollars and 
no cents for each 

150.00 

Catch Basin Type 1-C 
(with bell) 

Eight hundred and seventy-five dollars 
and no cents for each 

875.00 

Pipe, Concrete, 12" Class IV 

Fifteen dollars and twenty cents per 
lineal foot 

15.20 

#53 Stone for Drives 

Seven dollars and fifty cents per ton 

7.50 

Blue Grass Sod 

One dollar and eighty cents per square 

yard 1.80 

2" Ridgid Steel Conduit 
(in place) 

Four dollars and no cents per lineal 
foot 

4.00 

TOTAL 

Wineteen thousard eight hundred thirty- 
five dollars and sixty cents 

19,835.60 


The Contractor will furnish immediately a certificate from the Industrial Board of 
the State of Indiana, that he has complied with Sections 5, 68, 69 of the Workmen's 
Compensation Act, approved March l4, 1929, in accordance with Section 14 of the 
Compensation Act (Acts 1929, page 545, being Section 9459 of Burns Annotated 
Statutes, Volume IV). (Section 40-1214 Burns Annotated 1952 Revision - Volume VIII). 

A copy of General Ordinance Wo. G-60-66, concerning discriminating in employment 
under municipal contracts, is attached and incorporated herein by reference. 












The Contractor hereby expressly agrees to perform all the work in the prosecution of the above 
described improvement according to the terms and conditions of Improvement Resolution No.2lZ.ii/X 
the plans, profiles, specifications and the contractor’s bid therefor on file in the office of the Department 
of Public Works of said City, which said resolution, profile, plans and specifications are made a part of 
this contract as fully and effectually as if copied herein at full length, (copies of which are attached 
hereto). 

It is hereby agreed that no assignment of this contract shall be made without the written con¬ 
sent of the City; said Contractor hereby covenants and agrees that said improvement shall be finally 

and in all respects completed on or before._—, 197.®... and the Contractor agrees to pay and 

give to the City, as liquidated damages, the sum of $25.00 for each and every day after said 

_ -^ a ^ e _, 19._until said work is finally completed and ready for acceptance by the City. 

It being also understood that in event of any conflict between this contract and the specifications, that 
the former shall be considered to contain the intention of the parties hereto. 

It is further agreed by and between said parties, that the acceptance of the work provided for 
in this contract, or the payment therefor, for the whole or a part, shall not constitute a waiver on the 
part of the City of any of the provisions of the contract, nor shall it release said Contractor, or the 
sureties upon its bond for the faithful performance thereof, nor shall the acceptance be even prima facie 
evidence of the performance of any provisions of such contract except to the extent of entitling said 
Contractor to receive the price therefor. It is further understood that the failure of the City to exercise 
its right of inspection or rejection of material and work, or the exercise of such right shall not in any 
sense be considered an acceptance of any part ol said work or material. 

The Contractor further contracts and agrees that in the prosecution of said work all proper 
skill and care will be exercised, that said party will properly and fully guard all excavations and 
dangerous places, and will use all due and proper precautions to prevent injury to any property, person 
and persons, what or whomsoever. That for and during the period of the making of such improvement, 
and the period for which the same is to be maintained and kept in repair by the Contractor, the City 
shall be saved harmless from any and all liability whatsoever growing out of any injury or damage to 
property or persons because of any neglect or fault of the said Contractor, its agents or employees, in 
the execution of this contract or any matter connected therewith or related thereto and to pay any 
judgment with costs which may be obtained against said City,growing out of any such injury or damage. 

To each of the conditions and stipulations in this contract, the undersigned bind themselves, their 
successors and assigns. 

IN WITNESS WHEREOF, we the foregoing named parties hereunto set our hands this- 



> 77 ^ . 

Its Boardj>f Public Works and Mayor. 


APPROVED AS TO FORlVI AND LEGALITY. 


















GENERAL ORDINANCE NO. G-6C-66 


concerning discrimination in employment under municipal contracts 
and providing a penalty, as passed by the Common Council of the 
City of Fort Wayne, Indiana on May 10, 1966. 


SECTION 1. Every contract for or on behalf of the City of Fort 'Wayne for 
the construction, alteration or repair of any public building or oublic'work or 
the performance of any other work or service shall contain provisions by which 
the contractor agrees as follows: 

(a) In the hiring of emoloyees for the performance of work under this 
•contract or any subcontract hereunder, no contractor, subcontractor, nor any 

person acting on behalf of such contractor or subcontractor, shall discriminate 
because of race or cplor against any oerson who is qualified and available to 
perform the work to which the employment relates: 

(b) No contractor, subcontractor, nor any person on his behalf, shall in 

any manner discriminate against or intimidate any employee hired for the performance 
of work under this contract on account of race or color: 

(c) There may be deducted from the amount payable to the contractor by the 
.City of Fort Wayne under this contract a penalty of ten dollars ($10.00) for each 
person for each calendar.day during which such person was discriminated against 
or intimidated in violation of the provisions of this contract; and 

(d) This contract may be cancelled or terminated by the City of Fort Wayne, 
and all money due or to become due hereunder may be forfeited for a second or 

any subsequent violations of the terms and conditions of this contract as to 
discrimination on account of race or color. 


SIDEWALK IMPROVEMENT RESOLUTION 
No JaJZJEB— l' 1 7 7 

RESOLVED BY THE BOARD OF PUBLIC WORKS OF THE CITY OF FORT WAYNE, INDIANA, 
that it is deemed necessary to construct sidewalk o n Spy Run Avenue - West Side . Adjacent Histori c 
Old Fort . 

from th g north sidewalk __line n f St. Marys River Bridge -_—— 

» joint. aipemf 600 ?eet± northeast thereof.- 


to a width of six- (_JL) feet------—*----- 

ROTE: West driving lane and gutter line will be wedged in with H.A.C. to conform 

to newly established sidewalk grade 


all in accordance with the profile, details, drawings, and specifications on file in the office of the Department 
of Public Works of said City; and such improvement is now ordered. 

The cost of said improvement shall be assessed Hpgrofeexgs gbeg^ e x -ahntliDgcan xsa-idx - 

__ . _upon the City of Fort Wayne, Indiana, if the said city is 

benefited by said improvement, all according to the method and manner provided for in an Act of the General 
Assembly of the State of Indiana, entitled, “An Act Concerning Municipal Corporations” approved March 6, 
1905, and the provisions of all Acts amendatory thereto and supplemental thereof. six 

Assessments, if deferred, are to be paid in ten equal installments, with interest at the rate of per 
cent, per annum. A bond or bonds shall be issued to the contractor in payment of such work, unless the pro¬ 
perty owners pay said assessments before said bond or bonds are issued. Under no circumstances shall the 
City of Fort Wayne be or be held responsible for any sum or sums due from said property owner or owners for 
said work, or for the collection of the same, or for the payment of any bond, bonds, certificate or certifi¬ 
cates, issued to said contractor in payment for such work, except for such moneys as shall have been actually 
received by the City from the assessments for such improvement, or such moneys as said City is by said above 
entitled act required to pay. All proceedings had and work done in the making of said improvement, assess¬ 
ment of property, collection of assessments and issuance of bonds therefor, shalTbe as provided for in said 
above entitled act and all amendments thereto and supplements thereof. 

Adopted, this-—-day of---, 19-. 


BOARD OF PUBLIC WORKS: 


<r ~p' jPP : ) f\ \ \ ^ v iC 






































GUARANTY BOND 


Earno All 23?rt bg 2fJ pat fkaatitta, That we -;--—~ —"---""--r---------------’- 

IZrZZZn--T7.ZZ=Z.T7— 

as principal, and ~~' :~~ ’—~~~~ ~——~~ ~~~.~r.~rrr-. -~-: --— 

-ST. PAUL FIRE AND MARINE I N SURA NCE COMPANY - as surety 

are held and firmly bound to the City of Fort Wayne, Indiana, in the sum of NINETEEN THOUSAND 
EIGHT HUNDRED THIRTY-FIVE DOLLARS AND SIXTY CENTS- 


--- 19 , 835 . 60 } 

for the payment of which well and truly to be made we jointly and severally bind ourselves, our heirs, 
executors, administrators and assigns firmly by these presents. 

The conditions of the above obligation are, that whereas the <taid "-"— 


-L. W. DAILEY, INC.- 


...day of— 


, enter into a contract with the City of Fort Wayne tp construct £ 


on Resolution No. 5793-77: _ To construct sidewalk on Spy’. 1 , 

Run Avenue, west side adjacent Historic O ld Fo rt, fro m the north sidewaivi-n P 


of St. Marys River Bridge to a point 600 feet ± northeast thereof.- 


V'; r > 

...according to certain plans and specifications, anid' 


for a period of three years 

also warranting and guaranteeing the work/material and condition of the pavement thereof as provided 
in aforesaid contract and specifications. Now if the said ‘ '7 ~— 


-L. W. DAILEY, INC.- 


— _IZT_ shall faithfully perform and fulfill all the require¬ 

ments of said warranty and guaranty, and make all repairs required under said guaranteeing iJthe 
manner provided for, then this bond to be null and void, otherwise to be in full force and effect. ^ 


WITNESS our hands and seals this. 

ATTEST: 




January 


1T978 V 





Approved this— 


^sMt6nney-i n-f act 




S'*'/? 


Board of Public Works. 
































































LIABILITY BOND 


5Cnmn AU Urn bg SljtBf J!«settla, That we .-~~~~,17__T7JH 
- --L. W. DAILEY, INC. ■ 


as principal, and—I 'ZZZZZIZZ. . ■ . 777I ~ 7—77_7_77_7I. ~ 7~' 

---ST. PAUL FIRE AND MARINE INSURANCE COMPANY- 


as surety, are held and firmly bound to the City of Fort Wayne, Indiana, in the sum of NINE TEEN ' 

THOUSAND EIGHT HUNDRED THIRTY-FIVE DOLLARS AND SIXTY CENTS-- — * 

for the payment of which well and truly to be made we jointly and severally bind ourselves, our heirs, 
executors, administrators and assigns firmly by these presents. V s 

- -—- 60 ), 

The conditions of the above obligation are such, that if the above named party of the first part'shall 


faithfully comply with the foregoing contract made and entered into the. 


day of—___, with the City o f Fort Wayne, Indiana, and shall faithfully fulfill 

all the conditions and stipulations therein containe d, except the warranty and guaranty of the pave¬ 
ment as to the workmanship, material and conditions for the period of three.(3)years, according to ihei 
true intent and meaning thereof in all respects, the n this obligation to be void, otherwise to be ind re¬ 
main in full force and virtue in law and in the event the said City shall extend the time for the cpmple- 
tion of said work, such extension shall not in any way release the sureties on this bond. 


WITNESS our hands and seals this— 


16th 


—day of_ 


January, 1978 


X ■}/Z £>J C AjU- SA J 

Corporate Secretary 


L. W. DAILEY, INC. 

-.maaSis; 

St % Pa^ul/Pire & Mi 


Approved this— 


0 ’ 



—day of— 






(SEAL) 

/9/ s? ' t> 


_ 

Board of Public Works. 


COMPLETED IN STREET ENGINEERING DEPARTMENT 
January 13 } 1978 




































(A Capital Stock Company) 


cia* i ST. PAUL FIRE AND MARINE INSURANCE COMPANY 

ST. PAUL, MINNESOTA 
Fidelity and Surety CERTIFIED COPY OF POWER OF ATTORNEY 

Department Original on File at Home Office of Company. See Certification. 

KNOW ALL MEN BY THESE PRESENTS: That the St. Paul Fire and Marine Insurance Company . a corporation organized and existing under t 
laws of the State of Minnesota, and having its principal office in the City of Saint Paul, Minnesota, does hereby constitute and appoint 

Arthur C. Frericks, Gerald A. Dahle, Donald T. Belbutowski, C. H. Yaste, Fred S. Rye, 
Leonard Shirley, Josephine E. Stackhouse, Lane I. Ross, David J. Steffen, Helen F. Pyles, 

individually, Ft. Wayne, Indiana 


its true and lawful attorneys(s)-in-fact to execute, seal and deliver for and on its behalf as surety, any and all bonds and undertakings, recognizances 
contracts of indemnity and other writings obligatory in the nature thereof, which are or may be allowed, required or permitted by law, statute rule* 
regulation, contract or otherwise, and the execution of such instrument(s) in pursuance of these presents, shall be as binding upon the said St Paul Fire 
fully and amply, to all intents and purposes, as if the same had been duly executed and acknowledged by its regularly 


and Marine Insurance Company, 
elected officers at its principal office. 


This Power of Attorney is executed, and may be certified to and may be revoked, pursuant to and by authority of Article V -Section 6fn 
By-Laws adopted by the Board of Directors of the ST. PAUL FIRE AND MARINE INSURANCE COMPANY at a meeting called and held on the 7 Vd 
day of January, 1970, of which the foUowing is a true transcript of said Section C(C». tne 2Jrd 

“The President or any Vice President, Assistant Vice President, Secretary or Resident Secretary, shall have power and authority 

(1) To appoint Attorneys-in-fact, and to authorize them to execute on behalf of the Company, and attach the Seal of the Company thereto 

£° nds and undertakings, recognizances, contracts of indemnity and other writings obligatory in the nature thereof and ' 

(2) £l P r m !, SpeClaI A'tomeyj-ta-frct. who are hereby authorized to certify to copies of any power-of-attorney issued in pursuance of this 

section and/or any ot the By-Laws of the Company, and 15 

(3) To remove, at any time, any such Arlorney-in-fact or Special Attorney-in-fact and revoke the authority given him.” 

Further, this Power of Attorney is signed and sealed by facsimile pursuant to resolution of the Board of Directors of said Company adorted »t , 
meeting duly called and held on the 6th day of May, 1959, of which the following is a true excerpt: company adopted at,a 

« ,“y rZ ZZSS 2221* nd * -» - •*» *» Company 

IN TESTIMONY WHEREOF, the St. Paul Fire and Marine Insurance Company has caused this instrument to be signed and 

its corporate seal to be affixed by its authorized officer, this 5th day of January A D 19 76 

ST. PAUL FIRE AND MARINE INSURANCE COMPANY 




STATE OF MINNESOTA 
County of Ramsey 


January 


? 76. 


Vice President. 

, before me came the individual who executed the preceding instrument, 
. ,, - - - • s d “Iy sworn, said that he is the therein described and authorized officer of the St Paul Fire and 

irsSSiSl", SSS2S Co ' po '"" “ of “ id Comp> " >,: *- *• ” ia * *■—— 


On this 5th day of 

e personalty known, and, being by n 


IN TESTIMONY WHEREOF, I have hereunto set my hand and affixed my Official Seal, 
at the City of Saint Paul, Minnesota, the day and year first above written. 


V.C. INNES 

Notary Public, Ramsey County, Minn. 
My Commission Expires April 27, 1983 

CERTIFICATION 

p undersigned °?J‘ cer . of tBe St ' PaUl Fire and Marine Insurance Company, do hereby certify that I have compared the foregoing copy of the 

ON FILE IP^TH I*! fo M f^of fi r r *n p hv r n u'p a m 1 ' ° P , °[‘ he By ' Lawsof said Company as set Corih in said Power of Attorney,* with the ORIGINALS 
ON FILE IN THE HOME OFFICE OF SAID COMPANY, and that the same are correct transcripts thereof, and of the whole of the said originals, and that 


the said Power of Attorney has not been revoked and is 


n full force and effect. 


IN TESTIMONY WHEREOF, I have hereunto set my hand this 16th day of , January 


,78 


-Unlimited as to character and amount. 
10870 CPS Rev. 10-74 Printed In US A. 



i SCALE 


CODE: S-SKILLED 


SS-SEHI SKILLED 
L'S - UNSKILLED 
TF-INDUSTR IAL FUND 
PW-PER WEEK 


w v, tr.e undersigned c; sails. t*e. being arcointeu to prepare a schedule of the prevailing 
Wi-cs to fee paid in coure::. ion -ith. ALL CmSTELCTION AND MAINTEHaNCE CONTRACTS AWARDED BY 
THE BOARD OF WORKS,CITY OF FT. WAYNE, INDIANA, DURING THE MONTHS OF JANUARY,FEBRUARY AND 
MARCH,1978. 

in cor.? 1 lance with the pr.-.vis Lons of CHAPTER f 319 of the acts of the GENERAL ASSEMBLY of 
INDIANA, 1935, have established ,» schedule as hereinafter set forth for the following trades 
to wit; 


TR OKS OR OCCUPATION 


1 RATE PEP. HR. 

. B5.W 

PEN 

VAC 

APP. 

MISC. 

AS3ES70S WORKER 

s 

] f 

112.30 

1 

j 50d= 

T 

75C i ■ 

r 

3if 

BOILERMAKER 

1 

!12.55 

80 

1.00 

j 

j 

i 

3P 


BRICKLAYER 

s 


110.34 

45 

50 

| 

1 

4if 

CARPENTER (SUILDI?C) 

S 


10.17 


6 % 


7 

2 if 

(HIGHWAY) 

S 


>10.23 

60 

j 60 


5 

2 if 

CEMENT MASON 

S 


9.35 

75 

I 40 


1 


ELECTRICIAN 

s 


11.60 

50 

l 11+30 


6 


ELEVATOR CONSTRUCTOR 

s 


10.91 

74Jj 

56 

8 % 

6 


GLAZIER 

s 


10.20 


25 

! 

40 

4 

25<Sholidavs 

IRON WORKER 

s 


11.20 

90 

1.05 


2 

2 if 1 

LABORER (BUILDING) 

s-ss 

US 


7.25-7.55 

60 

45 


9 

■ j 

(HIGHWAY) 

S-US-> 

SS 

7.60-8.45 

70 

50 


9 j 

! 1 

(SEWER) 

S.-U,S.-i 

ss 

7 60 - 8 .40 

70 

SO 


8 i 

; 

LATHER 

s 


10.07 


60 


77 

1 *, , 

MILLWRIGHT & P1LEDRIVER 

s 


10.50 


6% 


77 

2 if 

OPERATING ENGINEER (BUILDING) 

s-ss 

us 


7.90-11.00 

40 

55 


1 

8 1 


(HIGHWAY) 

s-ss-f 

US 

7.9,6-10.30 

40 

40 


8 ! 


(SEWER) 

s-ss- 

US 

8.00-10.30 

'40 

40 


5 i 


PAINTER 

s 


8.60-9.60 

42 

45 


10 

6 <>niisc. ! 

PLASTERER 

s 


9.27 

60 

40 



! 

PLUMBER £, STEAMFITTER 

s 


11.60 

55 

90 


7 

4if j 

MOSAIC ix TERRAZZO GRINDER 

s 


8 . 10 - 10.10 





i 

ROOFER 

s 


9.45 

! 

10 




SHEETS'.ETAL WORKER 

s 


11.48 

50 | 

60 


10 

llif 

TEAMSTER ( BUILDING ) 

s-ss 

us 


8.68-9.63 

1 

23.00pw2 

3.0 Oct, 




(HIGHWAY) |S-SS-; 

JS 

8.23-8.83 

23.50r*£ 

8 . 00 ps- 





If any CLASSIFICATIONS ARE OMITTED IN THE ABOVE SCHEDULE, THE PREVAILING WAGE SCALE SHALL BE 
PAID. The above and. forgoing shall shall be the minimum p 2 evailing wage scale for this project 
-ae set by the wage scale committee, but 1 n no way 6 hall it prevent the contractor or sub - 
contractor from payirg a higher rate of wages then set cut in the schedule of wages on file. 


DATED THIS c7'9 DAY OF 


A ju *. 19 77 


xa 




REPRISE^rT/jC GOVERNOR, ST/£E OF INDIANA 

KEPRES££TlW THE AWARDING /JEN'T^/’ 




REPRESENTING STATE A..F.L. L C.I.O 
































































EQUAL OPPORTUNITY CLAUSE 


During the performance of this contract, the contractor agrees 
as follows: 


(1) The contractor will not discriminate against any employee 
o>* applicant for employment because of race, color, religion,.sex, 
or na^onal oricrin. The contractor will take affirmative action 
*- 0 ensure that applicants are employed, and that employees are 
treated during employment without regard to their race, color, 
religion, sex, or*national origin. Such action shall include, 
bu 4 - not be limited to the following: Employment, upgrading, 
demotion, or transfer; recruitment or recruitment advertising? 
layoff or termination; rates of pay or other forms of compensation; 
and selection for training, including apprenticeship. The contractor, 
agrees to post in conspicuous places, available to employees and 
aoolicants for employment, notices to be provided setting forth the 
provisions of this nondiscrimination clause. 


(2) The contractor will, in all solicitations or advertisements 
for employees placed by or on behalf of the contractor, state that 
all qualified applicants will receive consideration for employment 
without regard to race, color, religion, sex, or national origin. 


(3) '’’he contractor will send to each labor union or representative 
of workers with which he has a collective bargaining.agreement or 
other contract or understanding, a notice to be provided advising 

the said labor union or workers’ representatives of the contractor’s 
commitments under this section, and shall post copies of the notice 
in conspicuous places available to employees and applicants for 
employment. 

(4) The contractor will comply with all provisions of Executive 
Order 11246 of September 24, 1965, and of the rules, regulations, 
and relevant orders of the Secretary of Labor. 

(5) The contractor will furnish all information and reports 
required by Executive Order 11246 of September 24, 1965, and by 
rules, regulations, and orders of the Secretary of Labor, or pursuant 
thereto, and will permit access to his books, records, and accounts 
by the administering agency and the Secretary of Labor for purposes 
of investigation to ascertain compliance with such rules, regulations, 
and orders. 


(6) In the event of the contractor’s noncompliance with the 
nondiscrimination clauses of this contract or with any of the said 
rules, regulations, or orders, this contract, may be canceled, ter- 
rrnnated, or suspended in whole or in part and the contractor may 
be declared ineligible for further Government contracts or federally 
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assisted construction contracts in accordance with procedures • 
authorized in Executive Order 11246 of September 24, 1965, and 
such other sanctions may be imposed and remedies invoked as 
provided in Executive Order 11246 of September 24, 1965, or by 
rule, regulation, or order of the Secretary of Labor, or as 
otherwise provided by lav;. 

(7) The contractor will include the portion of the sentence 
immediately preceding paragraph (1) and the.provisions of para- 
graohs (!) through (7) in every subcontract or purchase order 
unless exempted by rules, regulations, or orders of the Secretary 
of Labor issued pursuant to section 204 of Executive Order 11246 
of September 24, 1965, so that such provisions will be binding * 
upon each subcontractor or vendor. The contractor will take such 
action with respect to any subcontract or purchase order as the 
administering agency may direct as a means of enforcing such pro¬ 
visions, including sections for noncompliance: PROVIDED, HOWEVER, 
That in the event a contractor becomes involved in, or is threatened 
with, litigation with a subcontractor or vendor as a result of 
such direction by the administering agency, the contractor may 
request the United States to enter into such litigation to protect 
the interests of the United States. 



COPIES to: 


City Clerk Memorandum 

CHARLES W. WESTERMAN, Clark 

Mayor Robert E. Armstrong _ Di 

Charles W. Westerman - City Clerk 

Appearance before Common Council 3-14-78 


3-8-78 


BILL NO. S-78-02-29 

AN ORDINANCE approving a contract 
with L. W. DAILEY, INC., to construct 
sidewalk on Spy Run Avenue, under 
Resolution No. 5793-77 


Prsuant to the request of the Standing Committee Chairman of 
Public Works of the Common Council, the presence of Henry P. 
Wehrenberg - Chairman of the Board of Public Works, is re¬ 
spectfully requested on March 14, 1978, at 7:00 P.M., Room 
128, Common Council Conference Room. 

Common Council would like to know why the sidewalk on Spy 
Run received priority for repair over and above our streets. 

Your cooperation will be greatly appreciated. 










TITLE OF ORDINANCE SPECIAL ORDINANCE - CONTRACT FOR IMPROV- RES, NO, 5793-77 - $19J 

J DAILEY, INC. 

7,f- 


DEPARTMENT REQUESTING ORDINANCE _ 

SYNOPSIS OF ORDINANCE CONTRACT FOR SIDEWALK IMPROVEMENT RESOLUTION NO. 5793-77. SIDEWALK ON 

SPY RUN AVENUE IN THE AMOUNT OF $19,835.60 WITH L. W. DAILEY. INC.. CONTRACTOR. INSTALLATION 
OF SIDEWALK ON SPY RUN AVENUE ADJACENT TO HISTORIC OLD FORT._.____„ 


(CONTRACT ATTACHED) 


EFFECT OF PASSAGE INSTALLATION OF SIDEWALK IN FRONT OF HISTORIC OLD JQRT. 


EFFECT OF NON-PASSAGE TNABTT.TTY TO REPLACE DETERTORTATED STTVF.WAT.K ON SPY RITN AVF.. ABOfflL 
DESCRIBED. . ...... 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURES, SAVINGS) Sigs^sAO FROM MVH FUNDS 


ASSIGNED TO COMMITTEE 





































